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Bridge Replacement 
River Street over MBTA Railroad 
City of Boston, Massachusetts 
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Massachusetts Department of 
Transportation 


O The Massachusetts Department of Transportation, MassDOT, is the 
unified transportation organization serving the residents and visitors 
of Massachusetts with a focus on public safety, customer service and 
efficiency. 


© MassDOT is governed by a five member board, managed by a 
Secretary/CEO, and includes four divisions: Highway, Rail & Transit, 
Registry of Motor Vehicles, and Aeronautics. 


© MassDOT was created on November 1, 2009, the result of a historic 
transportation reform law signed into law by Governor Deval Patrick 
In June 2009. 


Patrick-Murray Accelerated Bridge 


Program 


© Authorization: 
e Chapter 233 of the Acts of 2008 
e Project must be complete by 2016 


© Program Goals: 


e Improve the Condition of the Commonwealth's Bridges 
e Stimulate Economic Development and Job Creation 
e Save Money by Completing Projects Sooner 


e Complete Projects Efficiently and Innovatively 


Provide Access and Opportunity for all 


e Manage with Transparency and Accountability 


mae) (sem Glerel ic 
Solve the problem of the existing structurally 
deficient bridge 


Prevent the problem of bridge closure or posting 
(oy-omltaalhas 


Improve pedestrian safety by widening the roadway 
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Provide a new, |ow-maintenance bridge with the 
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Scope of Work 


The structure will be replaced with a wider, more 
modern span. 


New abutments will be built under the existing bridge 
without disturbing traffic 


The bridge structure will be built adjacent to the 
crossing during daytime hours and moved into place in 
one piece. 


This construction method will involve temporary lane 
closings only at night and only in the weeks leading up 
to and following the bridge move. 


During the actual bridge move, River Street will be 
completely closed for a period up to 10 days long. 


Anticipated Project Schedule 


Advertising Date— 8/14/2010 
Begin Site Preparation—12/2011 


Bridge closure for move— 10 PM on a Friday 
in Fall 2011 


Coordinate bridge project with City road 
reconstruction project 


Reopen bridge to traffic— Monday, 5 AM, 
ten days after closure 


Bridge closed for no more than 10 days 


Why Accelerated Construction? 


Original Design pre-Sept. 
2008 - $13.9 M 

2 narrow lanes, one 
sidewalk only for 31 
months 

All bridge construction 
done at night 


Total duration 34 months 


Heavy Lift method May 
2010 - $12.4 M 


Zero lanes for 10 days 
Bridge prefabricated 
during daytime, night 
work for abutments and 
utilities 

Total duration 12 
months 
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stage 1 | Mar. 2011 — May 2011 
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Stage 1 | May 2011 — July 2011 
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Move existing bridge to 
temporary supports 





stage 2 | Saturday Sept. 24, 2011 
















































































































































































































































































































































































































































































































































































































































































































































































Move new bridge 
into place 


stage 2 | Sunday Sept. 25, 2011 
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Finish closure 
structures & sidewalks 
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Traffic Management 


Method of construction (ABC) keeps the most 
lanes open, only closes lanes when absolutely 
necessary, and for the least possible amount of 
time 

No daytime lane closures, except for move 
Minimum of 1 lane maintained at night 


Detour will last for no more than 10 consecutive 
days 
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Detoured Bus Routes & Through- I ratfic 


Through-traffic detour 
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Uses Fairmount Avenue, Truman 
Parkway and Brush Hill Road 
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Bus Detour 
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Public Outreach 


e Public awareness campaign 
— Project Signage and VMS boards 
— Media outreach: radio, news, print, web 
— Signs on local bus routes and buses 
— Email notifications sent to project contact list 
— Briefing local officials 


—U pd ates D rOVICGEC on the web at www.mass.gov/massdot, the blog at 
www.mass.gov/blog/transportation or twitter at www.twitter.com/massdot 





Additional Information 


- www.mass.gov/acceleratedbridges 


To request additional information or be added to the project 
database please contact: 


- Stephanie Boundy, Accelerated Bridge Project Public 
Outreach Coordinator 


- Telephone: (617)973-8049 
- Email: stephanie.boundy@state.ma.us 


